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Message Text 



UNCLASSIFIED 

PAGE 01 CANBER 02941 160723Z 
17 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO SY-04 SSO-OO /013 W 

039334 

O 160715Z MAY 74 

FM AMEMBASSY CANBERRA 

TO SECSTATE WASHDC IMMEDIATE 3193 

UNCLAS CANBERRA 2941 

E.O. N/A 

TAGS: ABLD, ASEC, AS 

SUBJ: MODIFICATION CHANCERY WING "A” - PROPERTY NO. 01307 
REF: A. STATE 077231 B. CANBERRA 2347 

BIDS RECEIVED AS REQUESTED BY DEPARTMENT REFERENCE "A" 

TOTAL COST FOR (1) WORK WITH CONTRACT AWARDED TO LOW BIDDER, 
STATESMAN HOME PTY. LTED. AND (2) ARCHITECTURAL FEES, IS 
A$25,955 (US$38,665.16). THIS IS WITHIN THE SUM IDENTIFIED BY 
EMBASSY IN ITS OM OF SEPTEMBER 1973 WHEN THIS SPACE WAS BEING 
CONSIDERED FOR ARPA USE; AND CANBERRA TEL 0700 WHEN SAME SPACE 
WAS INITIALLY BEING CONSIDERED FOR RSO USE. REQUIRE 
AUTHORIZATION PROCEED IMMEDIATELY WITH SIGNING OF CONTRACTS 
WITH VIEW TO ACHIEVING FOLLOWING PROPOSED SCHEDULES ( DUE 
TO MATERIALS-SCARCE CANBERRA MARKET): 

(1) CONTRACT SIGNING MAY 20 

(2) DELIVERY OF ORDERED MATERIALS TO SITE MAY 21 THRU JUNE 21. 

(3) ON SITE WORK FROM APPROXIMATELY JUNE 24 THROUGH JULY 31. 

AS SOON AS ABOVE DATES FIRMED DEPARTMENT (O-SY-FO) WILL BE 
NOTIFIED FOR SCHEDULING OF SEABEE TRAVEL. 

GREEN 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 16 MAY 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974CANBER02941 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 20-0892 
From: CANBERRA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740543/aaaabmfm.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: A. STATE 077231 B. CANBERRA 2347 
Review Action: RELEASED, APPROVED 
Review Authority: martinjw 
Review Comment: n/a 
Review Content Flags: 

Review Date: 25 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <25 OCT 2002 by elyme>; APPROVED <07 JAN 2003 by martinjw> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MODIFICATION CHANCERY WING "A" - PROPERTY NO. 01307 
TAGS: ABLD, ASEC, AS 
To: STATE 
Type: TE 
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